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An Application to the Department of 
Housing & Urban Development for a 
Grant for Historic Preservation under 
the Title VIl Open-Space Land Program. 


Prepared by the Boston Redevelopment 


Authority for the Public Facilities 
Department of the City of Boston. 


NOVEMBER 1972 


, 


intel Omens OS ON 


PUBLIC FACILITIES DEPARTMENT, ONE CITY HALL SQUARE, BOSTON, MASS. 02201 


ommissioners ROBERT J. VEY, Director 


EDWARD T. SULLIVAN Tel. (617) 722—4100 
BARBARA G. CAMERON 
WILLIAM H. OHRENBERGER 


November 9, 1972 


Mr. M. D. Richardson 

Department of Housing and Urban Development 
15 New Chardon Street 

Boston, Massachusetts 


Dear Mr. Richardson: 


office, is an original and three copies of an application for 
an Open Space Land Program (Historic Preservation) assistance 
grant for Faneuil Hall restoration. I am pleased to file 
this for your review. 


This project is of essential priority to the City, ranking 
with the Old State House wi..in our overall historic 
preservation program responsibilities and in relation to 

the proposed National Bicentennial Celebration activity. 

The building and its site beyond its intrinsic importance, 
also forms a major element relating to the preservation and 
restoration of the Faneuil Hall Markets area in which you 
have previously joined with the City and Boston Redevelopment 
Authority. 


We much appreciate your continued interest and assistance. 


Very truly yours, 


(sit 1 


Robert J. Vey 
Director 
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KeatieeWhate;,. Mayor 
| R. T. Kenney, BRA 
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Form Approved 
Budget Bureau No. 63-R1480 


U. $. DEPARTMENT OF HOUSING AND URBAN DEVELOPMENT HUD USE ONLY 


OPEN-SPACE LAND PROGRAM PROJECT NUMBER: 
APPLICATION FOR GRANT FOR HISTORIC PRESERVATION _| DATE Receive €.0.: 
PURPOSES 


: SMSA: 
(Title Vil, Housing Act of 1961, As Amended) 


INSTRUCTIONS: Prepare original and 2 conformed copies for HUD. Place original in Population of applicant's 


Binder No.1, copy in Binder No. 2 and 3. Complete one form HUD-6781 for each jurisdiction 
application. Complete one form HUD-6781A, Site Information, for each site in the Medion family Income of 
application. applicant's jurisdiction $ 


A. IDENTIFICATION OF APPLICANT AND CONTACT PERSON 


LEGAL NAME OF APPLICANT: PERSON TO WHOM INQUIRIES ABOUT APPLICATION SHOULD BE 


DIRECTED: 


name: RODert J. Vey 
titce: Director of Public Facilities 


ADDRESS (Include 
Zip Code): 


Room 816, City Hall 
Boston, Massachusetts 02201 


City of Boston 


MAILING ADDRESS 
(Include Zip Code): 


Room 816, City Hall 
Boston, Massachusetts 02201 


TELEPHONE no.: 722-4100 Zee 415 es cope 617 


B. PROPOSED ACTIVITIES (Check appropriate box) 


| | ACQUIS'TION ONLY : | | ACQUISITION ANO PRESERVATION PRESERVATION ONLY 


C. SUBMISSION 
[x ] Initial application 


[__] Revision of prior application (Project No. ), for purpose of: 
D. Total Acres to be Acquired G. COMPUTATION REQUESTED HUD USE 
OF TOTAL COSTS GRANT ONLY 
None PROJECT GRANT 


_E. No. of Non-contiguous Sites Acquisition 


Structure 
F. Location(List each town or city, township, R : 
estoration and/or 
county, where land is located.) Improvements $150 , 000 S75 : 000 
———<<——————_———————__——————_ «| Relocation 
Services 
Boston, Suffolk Count 
Massachusetts a 
ra Ree arena serene ners eee eee” ReIDcation Payments 
(100% Grant) 


$75,000 


TOTAL GRANT 


HUD-6781 (12-67) 
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C, Financial Information 


1, Source and Amount of Non-Federal Share (Specify source and estimated dollar value of materials and services) 


a. Applicant City of Boston, b. Other public: $ 
.. Specify source(s) 
1. General appropriations: gs 75,000 é 
2. Special tax levies: $ 
3. Bonds: $ 
4. Other: Specify Sources § 4a c. Private: $- 


If application contains more than 1 site, and funds from b or c above relate solely to particular site(s), indi- 
cate which 


2. Annual expenditures for historic preservation activities by applicant: 


BUDGET LAST YEAR CURRENT YEAR NEXT YEAR (est.) 
a. Capital Outlay $. 20,000 $ 400,090 : 
b. Maintenance and $ 150,000 g¢ - 10,000 - g 10,000 


operating expenses 


3. Is the non-Federal share currently available? Yes No__X 


. If no, explain what assurances there are 
that funds will be available when needed. 


The City of Boston will include the 
required local appropriation within the 1973 Capitol Budget now 
in preparation for submission to City Council, City Council 
resolution authorizing this application indicates that these funds 


i ilable. 
4. Is any special type of installment payment purchase’Gt bimikae iS a OLS ent contemplated for acquisition 
of any site? Yes... = =No_X__. If yes, explain: 


H. APPLICATION 


The Applicant hereby applies to the United States of America for the financial assistance indicated above, under 


the provisions of Title VII of the Housing Act of 1961, as amended, to aid in financing the project described in this 
@pplication. 


I. SUPPORTING DOCUMENTATION 
The documentation submitted in support of this application shall be considered part of this application 


J. EXECUTION . 
IN WITNESS WHEREOF, the Applicant has caused this application to be executed on et, 


. 


City of Boston By 


Legal Name of Applicant Signature 


Director of Public Facilities 
Title 


HAJO-478t (12-47) 


“ 


Digitized by the Internet Archive 
in 2023 with funding from 
Boston Public Library 


https://archive.org/details/faneuilhallmarke1972bost 


GENERAL INFORMATION SUPPORTING APPLICATION 


IT. PLANNING DOCUMENTATION. 


1. 


Faneuil Hall is located in the approved Downtown Waterfront - 
Faneuil Hall Urban Renewal Project - Mass. R-77, now in 
execution. 


The Boston Redevelopment Authority is the agency responsible 
for the planning in this area. 


The Downtown Waterfront - Faneuil Hall Urban Renewal Plan 

Specifies that this area is to be preserved and, in fact, 

one of the primary objectives of the Urban Renewal Plan is 
the preservation and restoration of historic buildings. 


This application has been reviewed by the Boston Redevelopment 
Authority, which is the planning agency for the city. The 
Boston Redevelopment Authority finds that the development 
considerations in the comprehensive planning program are com- 
patible with the project. 


RELOCATION DOCUMENTATION 
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Form approved 
Budget Bureau No. 63-R1179 


U.S. DEPARTMENT OF HOUSING AND URBAN DEVELOPMENT 


‘HISTORIC PRESERVATION SITE INFORMATION 


HUD USE ONLY 


Project Number 
INSTRUCTIONS: Complete one form HUD-67814 for each property in the application. Attach completed form(s) HUD-6781A to 
form HUD-6781, Application for Grant for Historic Preservation Purposes. 


Merchants Row 

Congress Street,Dock Square 
BOSton peouLloLlk, COUnNLY 
Massaghusetts 


Relocation of 
Structure 


A. Site No... —s——SSS—:CSd&Prccpleety knntowWnn as: Faneuil Hall 
B. COMPUTATION ee oe REQUESTED HUD USE C. Location: (town or city, county) 
OF Include street address where appropriate 
eget: GRANT ONLY ae pprop 
Rat Fanueil Hall Square, 
Acquisition 


@ 
Restoration and/or |«7 
Improvements $150,000 |$75,000 


Relocation Services 


eS eae ohaatele 
|= [75,000 


—) 


Type of Interest to be Acquired (If applicable) 

Fee Simple @ 

Less Than Fee Simple [_]} 

(Specify type:) _______ Ownership to 
remain’ with, City. of Boston. 


(100% Grant) 


TOTAL GRANT 


E. Proposal Description: 
1. Briefly describe historic or architectural significance of the property: 


Faneuil Hall is a landmark of National Importance both 
historically & architecturally. Since before the Revolutionary 
War period,Faneuil Hall has served as a place of public 
assembly and a forum for the expression of public sentiment 

on major & often controversial issues. Built as a gift to 

the city of a market building by Peter Faneuil in 1742, 
Faneuil Hall was redesigned and expanded by master 

architect Charles Bulfinch in the early years of the 

19th century. 


2. If State or local historic preservation plan exists, what is priority assigned to this proposal (if any) under the 
plan? 


The Massachusetts State Historic Preservation Plan 
assigns highest priority to Revolutionary landmarks 

in danger. There is no official local historic 
preservation plan, but the Boston Landmarks Commission, 
which is currently overseeing a HUD-financed historic 
preservation planning project, considers this proposal 


of top priority. 


HUD-6781A (12-67) 
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3. Is property listed on the National Register? Yes __If no, give specific references and authority used to 
determine historic or architectural value. If determination is based on criteria other than those established for 
the National Register, list or enclose copy of the criteria used. 


4. If property to be acquired is now in public ownership, explain need for purchase: 


Not to be Acquired. 


5. Is it intended to transfer the property by lease or contract to any individual, non-profit corporation or historical 
association? _NoO If yes, give details. 


TO insure preservation of this historic property, 
the title will remain in the City. 


6. Describe provisions for continued maintenance of property: 


Maintenance of the structure will remain the 
responsibility of the city of Boston. 


HUD-6781A (12-67) -2- 
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7. Is there imminence of loss or damage to the property? (include anticipated construction, use change, etc.) 
No . If yes, explain: 


8. Is acquisition and/or. preservation of this site related to any other Federal program or has any other application 
for Federal assistance been submitted in connection with this site? eNO. = If yes, explain and give details, 
including application numbers where appropriate: 


Although Faneuil Hall is within the Downtown 
Waterfront/Faneuil Hall Urban Renewal Project - 
Mass. R-77, no urban renewal funds were budgeted 
for the preservation of this property. 


9. Describe proposed use(s) of property: (give proposed admission or entrance fee, if any) 


The basement and ground floors of the building will 
continue to be used for private commercial, preferably 
market activities, as they historically have been. The 
second or principal level will continue to serve as a 
public assembly hall and small conference rooms Wili2be 
added. The third floor will serve as balcony and rest 
rooms area. The fourth floor will continue to serve as 
headquarters of the Ancient & Honorable Artillery 
Company. No admission fee is charged. 
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10. If structure relocation is proposed: No 


a. Indicate nature of threat to structure which necessitates its being relocated: 


b. Describe proposals for relocating structure, and costs involved: 


— —-—a~ - - — = tt ig - . mC we 


c. If Federal assistance is requested for acquisition of new site, explain why structure cannot be relocated 
on existing publicly owned site: 


HUD-6781A (12-67) 
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11. If restoration and/or improvement is proposed: 


a. Describe restoration and/or improvement plan, listing proposed activities: 


The proposed plan and cost estimates for exterior 
improvement and restoration of Faneuil Hall are taken 
/ from a report prepared by Architectural Heritage- 
Stahl Association under contract with the Public 
Facilities Dept. June 1970. 


A description of the activities proposed for the 
restoration of the building, taken from the Report, 
is summarized on the attached sheet entitled "Scope 
of Recommended Work & Budget" and extracts from 
ChaSerepori. 


b. Give source(s) of proposed plan and cost estimates (such as architect, professional restorer, historic society, 


present property owner, etc.) 


A breakdown of costs for the work estimated in the 
Report is itemized on the attached sheet entitled 
"Scope of Recommended Work & Budget’ Also attached 
are 1970 cost estimates from contractors. 


12. List source and dollar value for all services and materials included in the non-Federal share of costs. 
Indicate portion to be furnished by the applicant, other public body, or private source. Distinguish 
between force account, contract and volunteer labor. Where volunteer labor is included in the non- 
Federal share, specifically describe each activity to be performed by volunteers. Give basis for valuation 
placed on volunteer services and/or donated materials. Refer to Chapter 2, Section 2, of the Guidelines 
before completing this question. 


It is anticipated that all services and materials 
included in the non-Federal share of costs will be 
provided under contract. It is estimated that the 
total cost of the restoration and appropriate fees 
is $150,000, the non-Federal share being $75,000. 
(See 1lb for breakdown of costs. 


| In addition the applicant will be providing under contract 
the necessary architectural and engineering services 
| : outside the scope of the Federal Project. 
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TO BE SUBMITTED WITH 
SITE INFORMATION (HUD-6781 A) 


I. General. 


1. Photograph of each structure and of adjacent property. 


2. Map of urban area, showing location of project(s). 


3. Documentation of historic significance. (Include identity and qualifications of person preparing statement and 


documentation) 


II. Acquisition: 
1. Copies of any options or proposed purchase agreements with respect to property. 


2. Copies of site appraisal reports. (Submit two for each site.) 


3. Plat of site or detailed map of taking area covered by application. (If partial takings are involved, show which 


areas of total parcel will remain in former owner’s possession. Taking area may be described in terms of natural physical 


boundaries such as roads, rivers or similar features ) 


III. Restoration and/or improvement. 
1. Copies of any bids requested or estimates received from contractors. 
IV. Structure Relocation. 


1. Copies of any bids requested or estimates received from contractors. 


-6- 
HUD-6781A (12-67) HUD-Wash., DC. 
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SCOPE OF RECOMMENDED WORK & BUDGET 


- June 1970 Est. 


Electrical 
a. New service-rewire basement 
& ground floors 
b. Emergency lighting 
c. Fire alarm system 
Total 
Exterior Repairs 
a. Downspouts 
b. Windows & Glass 
c¢. Cornice & Gutter 
d. Dentils 
e. Pilaster capitals 
Total 
Plumbing-new public toilets 
General Conditions 
a. Cutting & Patching in 
connection with Electrical 
& Plumbing Work 
Sub-Total 


Contingency @ 10% Estim. Cost 


Total 


32,800 
14,000 


15,000 
62,200 


9,000 


71,200 


7,120 


$87,220 


Oct .019/Z2nEst; 


41,800 


17,900 
19,200 
78,900 


28,600 
21,000 


8,000 


136,500 


13,850 


$150,150 
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ADDENDA TO STTE INFORMATION (HUD 6781-A) 


Photographs are attached. 
Relevant maps are attached. 


Documentation of historic significance is included 
in a report on the Old State House, Faneuil Hall, 
Dillaway House, Parkman House & 46 Joy Street 
prepared by Elizabeth Ammadon of Architectural 
Heritage Inc; Abbott Lowell Cummings & George 
Wrenn of the society for the Preservation of 

New England Antiquities; and F.A.Stahl and James 
Balioo of Stahl/Bennett, Ine. under contract 

to the Public Facilities Department. 


APPLICABLE 
Copies of estimates are attached. 


APPLICABLE 


> a i an amr) : 


ae a a. — ; 
= : y we 
; 3 OTM) Horror sits 
i : _ 7 7 


habByioni' al gonsolbingla ofsojer;d So. ‘sat seems 

: j Mj YB: {O orld ne s10get'a 

s% sepa Yewnt td 
Ste tA cdssils. yd betaqeag: a 

orn 5 2epnimag> [liowed .ggaddA, rr epsiiwen * 
to poltsviesey 3 yoR Weisede ef9 Yo nua) | 


¢ r 4% ¢ ed os ‘ i » ~ ; 
bois idecthwid tem «eaitiqnkend Gitelons wale 
= 1 . . = 
‘ : p ‘ « - , 7 
} 7 » j a é4 + a4 ic eal Ww ki ia ws 
© ie . ¥ , q ¢ - « 
ri . | > ana oa 
ew 
c , a 
fe AD LoOSA- [OH 
i | ey 
Pe 1 
‘ - : < ; 
bisriae? 6 to seine at 
+ 
i. 
ty ? lToghEerge a 
aus es i ag ee a Tel aA ra. ~ ' 
: ie oe ind 
be * “ rs. ¥ 
heepora . = Mi ee te eam i : ; ' 
" ‘ Ht si fs : ert as 3 : 
oo. 
— * 
en 
. ve 
* 
. 
- f 
’ = 
AY: 
4 
a 
% ee a 
.% = 
.- é 
4 
es 
' 
4 
* 


CENTRAL, 


wy 
— iis 


pico 


“nr 


" 
HI GENERAL 
HOSPITAL 


7 of 
uw 


WS \ 
<a 


we Aero toc Aa 
~ OP Gs Bet 


we 


a 
& 

. 
a” 

a 

a” Gal 


v 
4 


, ; % s. 
AX) / © 
Stes AN LOR, 
\ Swe 


: Js Cow 
NT Sos NE 
Lee Pe Kos NE 
ASA Noe = 
6 ONE OG 
\ we 


DORCHESTER 


+ 
w 
» 


£ LEGRAPHK wie ———@itsans Ss 


wad Mot ‘ ¥ : | | 
Bt Cae ae 7 3 . 3 

PO DERTER EE Ad ON te 

\Sr Fe aks ay : 


La d01S 


STREET | 
3) 29 wompes 23 f2l JR of I7 iS 3 In =] 9 7 oe ie < ; 
; (2) 
gz. HEELS 
; SQUARE NORTH MARKET ST. % N. MARKET ST. 42 
; ~ SS 
m™ oO 
zu) oO 
| 7 ge = 
= ao) 2 = 
: 2 fe 
| See 
TH 
FANEUIL HALL SOU MARKET 
SQUARE 
S110 | 5 Jo of le e]os 
| : . 
Bese 2 5 33] Yo 8 
ata 4 
| 2 o 
fas 
30 Bl 
| m c 
oh. > 
i i 
= zu 
P 
\3 mm 
l at 
ast, 8 
Oo 
<= 


bed 


aa tS 6 140” 
oh ie ia 
x 


Consulting Engineers 


120 BOYLSTON STREET »- BOSTON, MASS. 02116 
617 - 423-7370 
JOSEPH V. HEROSY, P.E. 


ALFRED £. LOTTERO, P.E. 
LYN A. MASON, P.E. 


JOHN D. DeVEUVE 


October 3, 1969 


F. A. Stahl Associates- 

Architectural Heritage 

South Market Street 

Faneuil Hal! Market Building 
' Boston, Massachusetts 02109 


Gentlemen: 


RE: Faneuil Hal! 
Dock Square and Merchants Row 
Boston, Massachusetts 


HEROSY, LOTTERO & MASON ASSOCIATES, INC. 


ENGINEERING 
DESIGN AND REPORTS 


The following is our impression of the electrical system, based on our visit to 


the building on September I7, 1969. 
A. Existing Conditions: 


1. The original electric service installed was direct current. 


A second 


direct current service was later added. The direct current services 
are apparently still in use throughout the ground and basement floors. 
Service wiring and equipment is installed exposed, and is in very poor, 


potentially hazardous condition, particularly in the basement. 


#* 


ab Two alternate current services were added over the years, In addition 
to the direct current services. Alternating current services are used 
in part on the basement and ground floors. All wiring above the ground 
floor appears to be on alternating current, except for the elevator. 


l Attention: Mr. James H. Ballou 


RECEIVED 


FAS-AH 


: % 
sto 22A» 


Pi ae - : 
i , e : » dl 
: i : ‘A eed 
7 ’ 7 
: wy 
: “rt 
i 
 -eete ones fi 
a Pe are . 7 amet Treg. hn 
taese? ~~ 
. Sees ee solbiiet ve ar 
at Bn Lhe LAL : ieee re 4 | 5 QM 
: ) peed 
45 a Cae hag etd a he 
=e t aot oe : 
2 SGA)! atid 2 ON 4s oe) ee eee oon pei: pow 
a @ . we = te Ce > 7 at 
eet. Lek Ao my eS orca aes oS ‘me ft Seri Mf anor aia) 
; 7 ee Si , 70) Aaa 
; a on = Om - ~ ; | 2 : ~ . 
base ; Pa Be 1 '‘< la .) 4 ai Hi ro -v: rg Vie $ wo af: = eyed ’ 
+ Ve Soe A Lost Oat, Fi adrenal ee git ‘ 
aioe Pap OP aie: Re hg 
’ 77 
| "4 ayer tena be. 
713 | tise cow boi leteni. agiv 790 0G pe [ niet =" ny 
woo .Vetbe Totel sow @Sle ge therrtwa’ ind 
hfxrin Off Tudo. seu a), i iio yttnineqe: ow 
ee ee yells } nh siupe ff Lrpe nevi dy wat ey 
a nivusitiaq ,nolr fires asob nbs yet Vilertne a 
‘+ seve ‘ohbs ge eoal vide ‘tres ars) neice eb 
ae 
> of* \teq~earla ‘Cea ly ree *nontwa fsa of 
: 2100!) Orbetp See tnisssed, AT mo? 
| us Qnifdetaet hd Bo ad, ST wiaegge Soe 
F F ; ye 7: 
: a — oa : , ‘ 7 a Te 
| : 7: aA a > 3 ; : 


> 


hry ’ 


F. A. Stahl Assoclates- 
Architectural Heritaqe 


Page 2. 


October 3, 1969 


Ss Distribution and branch circuit wiring on the basement and around 
floors is run exposed. Changes and additions have resulted in a 
confusion of wiring and equipment throughout the market section. 


4, Distribution and branch circuit wiring on the upper floors is 
generally concealed. This wiring has not been altered to any great 
exten7. 


5. There is emergency lighting in the public spaces above the ground 
floor, in the form of six volt dry cell battery units. Two battery 
units were tested and were found to be inoperative. 


6. There is no fire alarm system in this building, except for battery 
operated bells, initiated by the sprinkler system. 


B.-—>> Short Term Recommendations: 


His Existing multiple services are short term solutions to inadequate 
service facilities. This is in violation of wiring codes which 
limit the number of services to one building. AI! existing service 
wiring and equipment should be replaced as soon as possible with.one 
alternating current service. 


2. Direct current services are now obsolete. These services should be 
removed and all direct current equipment within the building modified 
for alternating current operation. 


3. All distribution and branch circuit wiring and equipment on the basement 
and ground floors should be replaced. 


4. The wiring system above the ground floor appears to be in adequate 
operating condition and could be retained, except for isolated corrections 
and modification: to the new service. 
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October 3, 1969 


ae Emergency lighting battery units should be replaced with long IIfe, 
automatic recharaing units. Existing emergency liaht fixtures and 
wiring in operating condition could be retained. 


6. An automatic fire alarm system should be provided in this building 
for the earliest possible fire detection. This system would be 
eligible for direct connection to the City of Boston municipal -fire 
alarm system. 


C Long Term Recommendations: 
See SATE lcd BEALS BSUS 
1. General 


The entire electrical system should be removed, the electrical system 
redesigned and rewired to provide new facilities that will serve both 
the present and anticipated future needs of this building. 


This wiring should be done in a neat, concealed manner SO as not to 
conflict with restoration of this building, arranged in a flexible 
manner, to facilitate chanaes in tenant occupancy on the basement 
and ground floors, and to provide individual tenant metering. 


Ze Electric Service 


Existing services should be replaced with one service adequate for 
present and future anticipated loads, including air conditioning. 
Service would be 120/208 volts, three phase, four wire A.C. 


If a service tunnel is provided for the adjacent Faneuil Hall Market, 
North Market and South Market buildings, we recommend that this tunnel 
system be extended to include Faneuil Hall. 
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1969 


Metering facilities would be in the service tunnel, or an electric 
room in the basement and would include one metered service for each 
of the upper two floors and a meter bank for the basement and ground 
floors. HMeter bank would include an individual meter for each 
minimum rental space, with provisions for combining a group of spaces 
On one meter, for those tenants requiring larger spaces. 


Wiring Distribution 


Individual electric feeders should be provided to an individual circuit 
panel in each tenant space on the basement and aground floors. This 
will permit rearrangement of a tenant's space without disturbing 
adjacent tenants. 


Individual feeders should be provided to each of the upper floors. 
These feeders would include capacity for special lighting and power 
requirements. | 


Branch Circuit Wirina 


General lighting and convenience outlet coverage would be provided 

in the tenant spaces, as normally provided by the Owner for tenant use. 
Any specific additional and/or special wiring would be provided for each 
tenant at the tenant's expense. 


This building predates electric light. The present lighting on the upper 
floors was apparently installed in the year 1899. We would recommend 
that this lighting be rewired and the fixtures restored and reused. 

This lighting is generally true to the period in which it was installed 
and In good taste. Lighting levels are low and inadequate in areas, as 
was the practice at that time. 
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1969 


We would recommend additional ltiahting which would increase lighting 
levels,but primarily serve to emphasize the architecture, art and 
museum displays as follows: 


a. Concealed indirectand down lighting for general and 
architectural illumination. 


b. Concealed ceiling mounted spot/flood lighting for paintings, 
AGrLOCGEC See LC .™ 


c. Display cases should be internally illuminated. 


d. A chandelier could be installed in the center of the hall, 
at the rosette, if desired. 


There will be severe physical and architectural limitations on the 
extent of new lighting. This should be a low level, inconspicuous 
addition to present lighting. Because the new lighting will be 


generally difficult to reach for servicing, the newer, long life light 
sources should be considered. 


Convenience outlets will be required for cleaning and portable 
equipment. These should be located carefully to be generally out of 
view. 


Special Lightina and Power Requirements 


The upper two floors of this building would not be adequately illuminated 
for television or movies. We recommend the installation of power outlets 
at strategic locations, to permit the use of portable lighting, cameras 
and recording equipment. 
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6. Television 


Television by a television station would require empty conduit 
provisions between a portable transmitting equipment van in the 
street and the upper halls, to minimize laying exposed cable 
throughout the building. 


is Sound System 


Existing sound system provisions In the hall include two surface 
wall mounted sound columns at the rear of the platform. A new 
permanent concealed system should be installed, consisting of 
concealed low level ceiling speakers and/or wal! mounted sound 
columns and including microphone facilities in the audience for 
audience participation, consistent with the tradition of this hall. 


a, Fire Alarm System 


A complete manual and automatic fire alarm system should be installed 
in this building for the earliest detection of a fire. This system 
should include automatic gas/smoke detectors. and. direct connection 

to the Boston Fire Department. 


2h. Emergency Liahting 


An automatic emergency lighting system is required for the public 
Spaces and egresses of this building. The new system should be 
generally concealed in the building structure. 


10. New England Telephone Provisions 


Provisions for the N.E.T. & T. Company telephone should generally be 
arranged similar to the electric service and distribution. This would 
be a system of individual empty conduits from the service tunnel or room 
to each tenant space. 


Yours truly, 
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| JOSEPH V. HEROSY, P. E. 


MEROST ASSOCIATES WING. 


Consulting Engineers 
JAARK 128 OFFICE PARK 
140 WOOD ROAD - BRAINTREE, MASS. 02184 
617-848-4321 


ENGINEERING 
DESIGN AND REPORTS 


| ELECTRICAL BUDGET 
RE: Faneuil Hal! 
Dock Square and Merchants Row 


Boston, Massachusetts 


Provide new electric service and rewire 


basement and ground floors.------------- $32,800.00 
Emergency Lighting. -------------=-------- 14,000.00 
aye pes aa alma sh eS Gee lee ete nn atc ee rt 15,400.00 
Total $62,200.00 
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Consulting Engineers 711 Boylston St. Boston 16, Mass. CO.2-930 Clizat Stahl/Arch Hert 


Walkthrough Insnection 
Building generally appears sound, levcl and plumb, 


Some damage, such as cracking of concrete cover on £loox beans 
“noticeable at the First TAS level. 


- Recormiendations ; iat Coes 


I 


a. Structural members supporting First and Second Floors ought to 
be investigated thoroughly at a time when occupancy changes will 
be made, because the columns and floors may have been affected bv 
PGE Main cies ODE Goons fy oucn tasche User Gtabxine jrcoolting biauics, 
peecc, ittaappears that the First Floor columns and slabs may have 

Bpeenercconstructen OF “strong uence iosapayacayoly recently. -It 
would be»of help if. any plans, reports or.other information could 

be collected and evaluated before a detailed investigat ion. 


e 5 t 
‘ 


“b.: Columns in the Main stair lobby Rec show cracking plaster 
should be investigated at a time when it is proposed to re- 
finish then. ; is eds sot 

. . i | 

c. Condition of the structural. steel and masonry should be investi- 

| gated at areas which may have been affected by moisture, varti- 
cularly such as at eaves, cornices, sore leaders, etc. 
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PROGRESSIVE consulting ensineers incorporated 


238 Main Street, Cambridge, Massachusetts 02142 - 1617) 876-143-187 
March 05, 1970 
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Bethe stole ALCNLLCCeULd heer Lage . . | 
Faneuil Hall Market Building rates t 
Boston Massachusetts 02109 


References Field Trip to Faneuil Hall , ' 


Attention: Mr. James H. Ballou 


Gentlemen: 


My observations during our field trip on ‘Septenber 
17, 1969 are as follows: oe: , ? ee 
: aie: 

The neacong system is an oil fired feeeem system that: 

appears to be in good working order. The boiler appears to bes 


only a few years old. = . / 
et 7 | 

. _ he ventilation system for the upper portion of the 

building has been modified so many times that I doubt that a 


one really Knows how to operate that which is left. 


The main hall had a very direct ventilation system 
under the seats,but this system has been blanked Off, and for 
the most part abandoned. 


To add air conditioning to this building without a - 
major renovation of-«He entire building would prove very difficult. 
fo install and maintain the refrigeration a EaS on 
an air conditioning system.in this building would be nonsensical. 
Bawoulderecommenditiatalt chesdistrictiutility system “for the 
market buildings is not done, that we tap the new city hall sys- 
tem for chilled and hot water: 


continucdad. 


Warren P. Connor, PE ' 
Gaoffrey L. Haenacom, PE 
Jaman E, Fannesnany 
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PROGRESSIVE consulting engineers incorporated } 


F. A. Stahl March 05, 1970. 
Faneuil Hall J ! : | 
| | 
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The drainage system in the basement spaces is real bad,- 
as it is subject to the tides. A large sewage ejector located 
in a pit in the'‘street would serve to improve the sanitary con- 
GiGLonsr Uugtl late drs tri GultLilcyusystem@i1s) installed. 


Unfortunately, we cannot make any firm recommendations 
until the date of the district utility system is known. . 


a 
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Sincerely, 


Warren P. Connor 
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4. Me. Marlin & Co. Ine 


+ Sl, MACOS oa vA SS. fol igs 
125 G Lect Boston, Massackusells O4 24 


Telephone 2694AO 


Marcio ae 37/0 


Architectural Heritage 
F. A. Stahl & Associates 
47? Faneuil Hall Market 
Boston, Massachusetts 
Re: Repairs to Faneuil Hall 
Attention: “Mr James’ H. Ballou, Awl AS 
Gentlemen: 


Our cost estimate for repairs to the above referenced 
building is as follows: 


1. replace two ‘downspouts. 


2. Furnish and install 6 new windows 
cnostloor: 


4. Replace cornice and gutter 1 side 
(loz InBP.9 


4. Replace missing dentils as required 

5. Replace two pilaster caps. 

6. Replace window glass as required. 

2 Staging for above. 

The total price for the above work is $9,000.00. 
pa Emilie? yours’, 
: y MAR PEIN. & CO... INC. 
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Vice President 
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January 27, 1970 . - 


Architectural Heritage 
F, A. Stahl & Assoc. 

49 Faneuil Hall Market 
‘Boston, Massachusetts 


Re: Repairs to Faneuil Hall, 
* Old State House, Dil laway 
; Bh House and Parkman House 
Attention: Mr. James H. Ballou, je 


GEES Se 


~ 


Our cost estimates for repairs to the referenced 
buildings are as follows: 


=) 1.. Faneuil Hall '$ 9,000.00 
Work contemplated ; 
a. Replace two downspouts. ; 

bd. Furnish and install 6 new 
7 windows - end floor. 
c. Replace Set and gutter 
elbpiGe.( 1] Ocoee tea. 
Gemneplace missing dentils as 
— required. 
. @. Replace two pilaster caps. 
f. Replace window glass” as 
required. 
g. Staging for above. 


2.. Old State House $16,000.00 
- . Work contemplated 

a. Remove existing plaster nS 

Sotrit apecirctilan svu6ir., . Sy 

rebuild stair framing and ee: 

replaster. sees 
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January 27, 1970 

Architectural Heritage -— F. A. Stahl & Assoc. 

Re: Repairs to Faneuil Hall, Old State House, Dillaway 
House and Parkman House 


Page 2 
b. Remove finish flooring at 
end floor landing and re- 
frame landing to make 
landing secure’ and level. 
e¢. Patch and paint any interior 
surfaces damaged by re- 
construction work. 
ad. Scrape, prime and: repaint ws 
all exterior wood surfaces. 
e. Repoint exterior masonry 
as required. 
3. Dillaway House $12,000.00 
a. Patch roof, gutters and : 
downspouts. 
b. Replace portico at eer 
; entrance. 
c.  Repainssidiiae. ‘ 
G. Scrape and repaint exterior * 
of house. r 
4 
- 4, Parkman House : | $10,000.00 
: a. Repair roofing; gutters and — 
downspouts. aa 


b. Miscellaneous caulking, re- - 
glazing and painting to eer 
exterior of ous Oo 


Very truly 


RB. OM. MARTTI 


PAA. 
VF ae co fos 


aa President 
RGS: eld 
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